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Message Text 


UNCLASSIFIED 

PAGE 01 ATHENS 07302 241352Z 
44 

ACTION FBOE-00 

INFO OCT-OI EUR-I2 ISO-00 A-01 SY-05 /0I9W 

099678 

P24I30IZSEP75 

FM AMEMBASSY ATHENS 

TO SECSTATE WASHDC PRIORITY 595 

UNCLAS ATHENS 7302 

E.O. 1 1652: N/A 

TAGS: ABLD, AFSP, ASEC, APER 

SUBJ: SECURITY EENCE, PROPERTY NO. 15218 

REE: A. ATHENS 6350; B. ATHENS OM AUG 29; C. ATHENS 7109 
D. ATHENS 5942; E. ATHENS 71 17; F. ATHENS 7140; G. ATHENS 7152 

1. REQUEST EXPEDITED REPLY ON THE FOLLOWING PENDING MATTERS REGARDING 
CONTINUATION OF PERIMETER FENCE CONSTRUCTION. 

2. APPROVAL EOR $6000 FOR CHANGES ON THE PARKING AREA, REQUESTED 
BY REFERENCES (A), (B) AND (C). 

3. APPROVAL OE THE TYPE OF VEHICULAR GATES "G" AND "H" REQUESTED 
BY REFERENCE (B). 

4. APPROVAL EOR THE INSTALLATION OF SIGNAL LIGHTS ON THE MARINE 
DESK INDICATING GATES SECURED; REQUESTED BY REFERENCE (D) PARA 8. 

5. APPROVAL EOR THE INSTALLATION OF INTERCOM SYSTEM FOR GATES "H", 

"G" AND "E", REQUESTED BY REEERENCE (E) PARA 2. 

6. APPROVAL EOR THE INSTALLATION OF ELECTRIC LOCKS FOR THE 
GATES "H", ”G" AND "F" REQUESTED BY REFERENCE (E) PARA 3. 

THE ADDITIONAL COST FOR THE INSTALLATION OE THIS ITEM IS $200. 

7. APPROVAL EOR THE PROCUREMENT AND INSTALLATION OF AN IRON 
SECURITY GRILL AND LADDER FOR THE AIR SHAET AND EMERGENCY EXIT, 
REQUESTED BY REFERENCE (E) PARA 4. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 ATHENS 07302 241352Z 

8. APPROVAL EOR THE REIMBUESEMENT TO THE CONTRACTOR OF $250 FOR 
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THE ISSUE OF BUILDING PERMIT REQUESTED BY REFERENCE (F). 

9. APPROVAL REQUESTED TO HIRE FORMER EMPLOYEE ARMAND BONKOWSKI 
FOR SIX MONTHS REQUESTED BY REFERENCE (G). 

KUBISCH 

UNCLASSIFIED 

NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 24 SEP 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975ATHENS07302 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750330-1192 
From: ATHENS 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t1 975091 9/aaaaaqvp.tel 

Line Count: 66 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBOE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 ATHENS 6350, 75 ATHENS 7109 
Review Action: RELEASED, APPROVED 
Review Authority: RowellEO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 1 8 MAR 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <18 MAR 2003 by maustmo; APPROVED <10 FEB 2004 by RowellE0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SECURITY FENCE, PROPERTY NO. 15218 
TAGS: ABLD, AFSP, ASEC, APER 
To: STATE 
Type: TE 
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